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UNCLASSIFIED 

PAGE 01 BANGKO 15353 011726Z 
51 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO /009 W 

112592 

P 011213Z OCT 73 

FM AMEMBASSY BANGKOK 

TO SECSTATE WASHDC PRIORITY 7057 

UNCLAS BANGKOK 15353 

E.O. 11652: N/A 
TAGS: ABLD TH 

SUB J : OB UNDERPINNING PROPERTY NO. 01316 A 

FOR A/FBO FROM LORA 

REF : STATE 193379 
BANGKOK 15278 

1. ASSUME ROLLED SECTIONS TO BE PROVIDED BY GOVERNMENT REFER 
TO WF 27, WF 14, WF 10. AND WF 8 SPECIFIED IN MRWJ DRAWINGS. 
CONTRACTORS WANT TO KNOW IF USG WILL FURNISH THESE ROLLED SECTIONS 
IN LENGTHS SPECIFIED BY THEM. OR IN STANDARD AS MANUFACTURED BY 
U.S. STEEL MILLS. FORMER IS OBVIOUSLY PREFERABLE WHILE LATTER 

IS NOT ONLY MORE EXPENSIVE BUT ALSO QUALITY CONTROL IN WELDING 
WORK IS DIFFICULT. 

2. CONTRACTORS ALSO PREFER THAT USG FURNISH THE 3-INCH THICK STEEL 
FLANGE FOR THE BUILT-UP PLATE GIRDER LOCATED BETWEEN COLUMN 
LINES E AND G BECAUSE THIS MATERIAL IS NOT LOCALLY AVAILABLE. EIGHT 
( 8 ) 

PIECES OF 3 FT X 6FT X 3-INCH THICK SECTIONS ARE REQUIRED. 

3. ALSO ASSUME THAT ALL OTHER STEEL PLATES, ANGLES AND REINFORCING 
STEEL BARS FOR PILES, PILE CAPS AND OTHER CONCRETE WORK TO BE 
SUPPLIED BY CONTRACTOR. 

4. HAVE INSTRUCTED THAI YONG PHANICH AND CHRISTIANI NIELSEN 
REVISE BIDS ACCORDING TO ABOVE. DOES DEPT. CONCUR? 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BANGKO 15353 011726Z 

5. PLEASE ADVISE SOONEST. 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 01 OCT 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BANGK015353 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731060/aaaabsko.tel 

Line Count: 62 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 193379 

Review Action: RELEASED, APPROVED 

Review Authority: martinjw 

Review Comment: n/a 

Review Content Flags: 

Review Date: 10 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10-Dec-2001 by chappeld>; APPROVED <07 FEB 2002 by martinjw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OB UNDERPINNING PROPERTY NO. 01316 A FOR A/FBO FROM LORA 
TAGS: ABLD, TH 
To: STATE 
Type: TE 
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